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CENTRAL INTELLIGENCE AGEIWY 
fulfilment of sridge construction crogram in the soviet sector of deriin 


LONFIDENTiAL 


Men Days 
Percent complete 

No Allocation : 

Name cf ' for 1950 : 2 os on lixtcbar 1950 

pridge | fin 1000 Dbi Reduieed i Mig 
1 Liebknecht bridge 635 8,000 oh 
2 waisen bridge &5 2,900 100 
3 Treskow bridge 400 15,000 45 
4 Dama bridge 280 10,500 70 
5 Cberbaum brides 270 8,400 32 
6 Oppen bridce 215 | 8,060 . 83 
7 Baumechulen bridge 240 7500 &h 
8 lwarschall bridge 23h 7300 43 
9 Laughdlendanm bridges 195 6,100 100 

Total 2 9 D5k 652384 65 Average Percentage 
SACRED 
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